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on Nay 3, senators Iyoch and Forbes, Visited us and had, these firet 
look at the alignment studies on the Middlesex Freemy, (You will 
recall that we had this presentation set up at Bear Mountain), Neither 
Senatar had ony objections to the alignment recomended ty our can~ 
gultants although Senator Forbes did peggent that @ me method of | 
iueing north-south traffic congestion between Bound Brook and 

South Bound Brook be investigated as part of the overall plan. 


You will recall that Mayor Paulus of New Brunswick and Mayor Conroy 
F_Reamh Brack, axvenged 0 dinner at which they hoped to have the 
elignnent unveiled for, the first time, We of course refused to be 
eae des by any suea maneuver since our procedure dicta ted that we 
isouss “the matter first with the Senators. This has now been done _ 
and we can proceed with the varigus municipal and cowity officials 
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Senator Fox brought Mayor Padula, of Belleville and Commissioners 
nderson and DeMuro, of Nutley, down to see us on April. 20 res altene 
anh. of ote, 21. Accompanying the group was the editor and publisher 
of, the Belleville Tines-iews and Nutley Sun who had been giving us a N3 


At the meeting we were able to tell them for the first time that both NS 
the U.S, Engineers and the State Water Policy Commission had granted N 
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we incarporated in our press release, 
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service) ' pe fie of Director and Chief Mngineer, Division of 
Fianinty Seearhy Soil ens Sapty Allee Spay, (36 years service) 
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Engineer and Asst. Supervising Engineer, Location & Design. Also 
hy we Giffin has been re~installed as Director & Chief Road Engineer 
| (his Civil Service title) atter eerving until recently as chief 
‘engineer for the Pariny In retumming Mr. Giffin to thie posi tion 
: certain Linttations have ‘ween placed upon np Sng on 


axten £ Route 21 (Passaic County) . 

} eatin visited by Senator Sherciin and a Passaic County 
group including the city engineers of Paterson, Clifton and Passaic 
ret the extension of Route 21 above Route 3. Also present were 
members of the Chambers of Commerce of the three cities and members 
of the Passaic Valley Citizens Planning Association. 


Three separate alignments for the extension of Route 21 as sub- 
mitted by consultants to the Department wore explained and the 
rots nt and ert mi ig of each discussed. 


nen 
one 


il iaelbiaitetttee biallelic hbteinal talk tried study 
at greater length the suggestion of the Passaic (city) represen- 
tatives who favor a Line womewit different than the line of the 


Consultants. These people felt that Route 21 should pass through 


~ as much of their city as economically possible if they were to 
receive any benefit. 


Both Senator Shershin and the Paterson engineer requested a spur 
from the northern terminus of Route 21 to Paterson, It was explained 
that existing Route 46 or the proposed Bergen-Passaic Expressway 
would provide the desired access. | 


¢ rs a 


=3e 


«fo 


oalA .mgicell $ avktopol yrooutge yatelvequ? .tead bas woenignd | . | 
woniged bees tetdd  yotowrkd as belfetent~or need aad mTLED ww oH ‘ 
Sats y as ylineset Litew guivwe wePte (oftie sokrre® Sieke wet) wt 
nett inoq wit of aiVtED sl Gahawwor aff eS ee 
 e@hinodt aa phe ale mehoed ered enamrtat abe ° 


eae. cheat,» bon sane steed Sables ee ae § ehh 4 

pieses’ bas moglsld ,woemtel to oreaniyes who edt gathulont qm 
ood Snes onl 4 a pape Bh steed Se ae mceine Oh tee: : | 

eodnon bas eekito cost ed? Yo ovvesnod Yo exedaaid et to erednon " 


wobtatowoeh paisa unmade —aGLo¥ alsoast et 9 oa 


~due ea {8 atvol to solencixe edt sot edwonagtio sag | ow fe 
est ne bentalgxe ovew ¢aomusqed add of eénat irene 4 betta 


<sovornjet (yito) otecent off To nekteogaue ort digit tetnony 
edt to enkl oct ssid dawroYke # actramew vl aquarius rig ot A 
dymuds seaq Sivede I$ otaot Salt Het elqeoy seedT mob 
oF oper, tyne 34 aldtened, wi Lanheomnae os Wile seat 3 od 


wires 6 batesipes woniiee moms ont bre mMenadt sed 68 oe et 
pontsliee es 41 smisetal of £9 ofail Yo santenod mentiaba Sst ott © 3 tour 
spunaoiqed icone tear Sovoqorny ot “0 A ets vyaksetace dct | 
 ytpeose bariuab et ehtvong Meow 


Sib ua’ cae 
ek nthe) oe ae ee 


BAPE esl 
ie GRAS . 


i} 

‘of our sign progran four of our people spent two days in 
seg Posh, Minus, ooking over the sign layout of the Kiseoota 7 
Mining Co., makers of reflecting sign materials, While there they — 
inves tiga ted the various methods of converting our 10,000 yellow stop 
signs (State highways) to red in conformity with the revised State 


law. hh Metis bine Sie ene ‘epee Meat: toy snivegtnn Aho: extatiog 


alumimm castings we might possibly effect the entire conversion for 
a material cost in the neighborhood of $35,000. The time clenent 
is estimted at six weeks to two months after delivery of new signs. 


In conformity with our policy of incurring no obligetions we insisted 
on paying ow om transportation and hotel bills - a new experience 
for the-sign manufacturers | who have entertained forty states. 


on May 3, Mayor Gonndty, the Comtsstoner and the State Highay 
Engineer inspected this highway between Calhoun Street and Parkside 
Avenue. To anyone who knew the appearance of the section (including 
the Mayor ) before this” Amprovenent the change is most impressive. 
Bven during the tarly stage of new plant developsent and law culture 


Saal 


it Le clearly evident the road will be an asset to the city aesthetically 


as well as traffic-wise. 


he you. now we plan a very modest progran for the opening. Nothing 
more | han 8 fee wouds jy yoarsel’ ani the meyar, followed by the 
gibbon cutting and a uotercade trip over the road. The date has been 
set at May 23 at 10 A.M. 


-— , ™ Te het Ae ici sable ¥ 
¥. tk J a 4 
{ ¥) 24 14 t : 
rf a Oia Hi 
; = , 
‘ file BY 4 r 
au V ‘ 


awe n ee ee on et “aren 


“at eu ow daege siqooy swe Yo wr aoryon ayia wo 


5 a ay Mma yep Fst obe: ie ha PE ce iy 


: Seca 9 Sora ath ot Som ee ee 


etate beciver ot take = wire ab be , 


Ye suds 


patbutent) solteod:ailit to venmisogcs ed? weet ote oi a) sac 
PORTO: #20 at enaieaiiemmaenatend ed (oo : 


a! 


ato 38 : ws ln Eig ll al rey isle FE ia “ai haa a 


 —_—_——— —o ot 


| ede mbt Fer ‘overpass of Holland Tumel entrance 
syhema)iayedenbenegpieiptarnlenienbedeedrpesnhierate 
senbseepanat Port Street aregremsech ws 


te aint 


It iaeidared dh Fah Sabchinet riled sentinels O th, 


expense to the Highway Departnent, with all. costs. shared on the basis 


of 60 pereent by the Turnpike and 0 pereent by the Fort Authority. 


conta on the sobsken Connector are prvporel to be shared as flow 
sf dapoudbemecmngaa Hdiekering’ « OO | 


a Holland Tunnel to Newark Avenue mndanatt 
50% Turnpiltes 504 Port Authority, 


‘2 Mews Avene to Pater Fash Rand 


Tadhg ered Maange oral 
50% Highway Departn Gs rns of Pte ane 


The section between. Peterson Fim k Read and the Ldinooin Tuane] waich 


calls for 50 percent Department participation is estimated to cost 
about $18.5 million and will be coustructed over the N. J. Junetion 
Railroad for about 17h miles, 
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Ochsner, of Saddle River, an industrial developer of the area, 
and other Joes] officials to dinner in Newark on April 26 to 
Listen to their reastns for epposing Wie propeeed alignzent, The 
mayor guggested an alternate route which we are presently investi« 


gating. ‘As ie-upually the case te told us that he would of course 


publicly oppose his own suggestion. During a telephone call the 


‘Pekbvatie touning Neyer Cohener tatenee’ ws thet bis wegzection of 


Department later wien they had a further opportunity (sic) to lock 
phic thedhcteheaal We of course are not accepting the latter as 


is solving the situation and are initiating other tactics. 


Boar Nountain Meeting (apria 23) 


It is unfortunate that you had to ‘Serve this needing before the real 
fun began. Following a hurried briefing of our sister state's 
governor the press was brought in and after a few posed pictures 
they got down to the business at hand. 


Lack of definite answers led to a rather difficult situation which 
ee ee eee wee See ee ee eee oe 

endeavored to pour oil on the troubled waters. About all that was 
learned regubuite the junction of the N. Ys Thruway and’ the W, Jy 
Turnpike was that it eventually will take place at the state line. 


I believe that we, rather than our neighbors, made the news this time 
judging from press clippings of the affair. 
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CONSPRICTION + BIDS 

April 17 + Route U.S. 1 & 9 Truck, Route 7 repaving $398,685.92 

April. 17 « rete 38 » widening and Saddonfield 

Avenue interchange. 890,085.90 

April 17 + Route 35 « Cheesequake Greek Bridge « 

reconstruction of Abutment ‘Beldge Seats 22,250.00 

April 17 « Palisades Interstate Parlamy « planting 16,596.70 

April 2) « Route U.8. 22 « Nountainside-Seoteh Plains | 
; barrier curb and turnarounds 107, 76099 

April 2) + Route U.S. h6 + widening and resurfacing 123,255.85 

May 1 + Route U.S, 1 + Amboy Avenue 765,199.31 

$261,120.67 


Route 17 « Barrier curb, pavenent widening and 
access ramps. 


Route J.5. 1 & 9 « Pulaski Skyway urface treatment 
Route 7O « Manasquan River Bridge « concrete pile 
repairs 


Route 69 « Pavement widening 


Conétruction of Bridge #476 over Branch of Pochuck 
Creek ~ Sussex County 


Route 2 - North-South Freewmy, Camden County 


Route U.S. 1 & 9 « Intersection revision at Fairview 
Avenue, Fairview, Bergen County. 


Route 87 + Construction from Absecon Boulevard, 
Route U.S. 30 to Brigantine Boulevard, Atlantic City. 
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